PROJECT INFORMATION REPORT 
City of Los Angeles Bureau of Engineering Department of Public Works 


DCTWRP- Multi-Purpose and Office Building Exhibits (6194) 


Project provides for design and fabrication of all exhibits to promote 
- - stewardship and sustainability through education, research, restoration and 
conservation. Exhibits and features will be installed in the new DCT 
Expected Duration: from 10/1/2019 to 3/31/2021 Multipurpose and Office Building (CIP 6192) designed in accordance to the 
Construction Cost: $2,650,000 Leadership in Energy and Environmental Design (LEED) criteria to 


incorporate sustainable design features for certification at the Gold level as 
the minimum. 


Contractor: No Contractor Selected 


Program Information 


Group: Wastewater Treatment Plants 
Program: Wastewater Treatment Plant Program 
Project Mgr: Sean Zahedi 

PM Phone:  (310)648-6197 

Lead Division: Environmental Engineering Division 
Work Order: SZD11250 (Active) 


Council District(s Project Status 


6 - Nury Martinez Scheduled start is linked to the construction completion of the Building (CIP 
6192). 


Neighborhood Council(s Scheduled to begin in 2017 


Van Nuys NC 


Geographic Information 


Sewer Construction and Maintenance Fund Planning Area: South Valley 
Address: 6100 Woodley Ave. Van Nuys, CA 91406 


Information Resources 


Listed below are various resources available for 
finding more information related to projects. 


City of Los Angeles Internet Home Page 


http://www.lacity.org/ 


Bureau of Engineering Internet Home Page 


http://eng.lacity.org/ 


BOE Mapping Application (Navigate LA) 
http://navigatela.lacity.org/ 


BOE Public Right of Way Reservation System 
http://navigatela.lacity.org/pwrsview/ 


Bureau of Engineering Project Information Reports DONALD C. 
http://eng.lacity.org/iuprs/ TILLMAN WATER 


RECLAMATION 
Bureau of Engineering Projects Out to Bid PLANT 
http://eng.lacity.org/docs/dpw/bids/consbids.pdf 


ENGINEERING 


CITY OF LOS ANGELES 


Gary Lee Moore, PE, ENV SP 
City Engineer 


